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ACTIVITY PROGRAM 


1. PURPOSE: To accomplish shipment, repair and installation of thirteen 


house trailers available from excess stock for use 


2. Description of Work or Services Required: 
&e Freight cost for shipping thirteen house 


trailers 
$8,000 


be. Repair to three trailers @ $800 each 2,400 


Ce Placing and connecting trailers to utilities 2,000 


de Installing | yy in thirteen 
trailers @ $200 each . 2,600 


3- Expected Additional or Releted Work or Services: None 


25X1A 


4, Total Estimated Cost: $15,000 - Funis were not specifically programmed 


for this, but there should be sufficient savings of FY-60 funds in other areas 
we operational base support to cover these items. 


FUNDS AVAILABLE 


5e Delivery Schedule or Period of Performance: Trailers are immediately 
in approximately thirty days. 


available and co e delivere 


6. Remarks: These thirteen trailers represent an initial cost of approx- 


imately $33,000 to the U.S. Corp of Engineers. These trailers are available, 


from excess, for our use at no cost to the Agency. By installing these thirteen 
trailers we can house epproximately thirty-nine people. This would 


eliminate the requirement for one of the] for which approval to 
construct was requested in an Activity Program previously submitted. The cost 
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ACTIVITY PROGRAM: Continued 


of one BOQ is estimated to be $60,000, funds requested for use of thirteen 
trailers $15,000, therefore, a savings of $45,000. 
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Chief , eriel Branch 
DPD=DD/P 
Authorized. DPD-DD/P Requester 


CONCURRENCE : 


Acting Chief, DPD=-DD/P 
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23 JUN 1960 


— 


RICHARD M. BISSELL, JR 
Deputy Director 
(Plans) 


( 


%. Conditions of Approval: 


25X1A wB/DPD=DD/ 
Dist: -€y 1 = CONTR/DPD 
" 2 = A/CH/DPD 


" 3 = DD/P 
" h = FIN/DPD 
" 5 = ¢/DB/DPD 
" 6 = SO/DPD 

" 7 = C/MB/DPD 
" 8 = RI/DPD 
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